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BILL NO. S-82-08-^/^ 


SPECIAL ORDINANCE NO. 


AN ORDINANCE approving Change Order 
No. 3, Resolution No. 314-80, Phase I, 

St. Joe Study Area, Hollywood Gardens,' 
Federal Grant No. C-180599-06, in 
connection with the Board of Public Works. 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF 
FORT WAYNE, INDIANA: 

SECTION 1. That Change Order No. 3, Resolution No. 
314-80, Phase I, St. Joe Study Area, Hollywood Gardens, 
Federal Grant No. C-180599-06, with Earth Construction and 
Engineering, Inc., in connection with the Board of Public 
Works, for: 


chip and seal surface of Windsor Road that the 
Engineering Department was not aware existed. 
Because sewer construction was three feet off 
centerline of existing pavement and lost more 
than half of the existing concrete pavement 
it became necessary to reconstruct the street 
than originally planned. 


involving a net increase in the amount of Thirty Six Thousand 
Two Hundred Ninety-Five and No/100 Dollars ($36,295.00) as 
set out in the specifications which are on file in the Office 
of the Board of Public Works and are by reference incor¬ 
porated herein, made a part hereof, and are hereby in all 
things ratified, confirmed and approved. 


SECTION 2. That this Ordinance shall be in full 


force and effect from and after its passage and any and all 
necessary approval by the 
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Passed and adopted by the Common Council of the City of Fort Wayne, 
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S-82-08-11' 


BILL NO. 

REPORT OF THE COMMITTEE ON UTILITIES _ 

WE, YOUR COMMITTEE ON Utilities _ ^hOm’wAS REFERRED AN 

ORDINANCE_ approving Change Order No. 3, Resolution No. 314-80 , 

Phase I, St. Joe Study Area, Hollywood Gardens, Federal Grant 

■ No. C-180599-06, in connection with the Beard of Public Works 


HAVE HAD SAID ORDINANCE UNDER CONSIDERATION AND BEG LEAVE TO REPORT 
BACK TO THE COMMON COUNCIL THAT SAID ORDINANCE 


PAUL M. BURNS - CHAIRMAN 


MARK E. GiaQUINTA - VICE CHAIRMAN 
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